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STAT 

Copy 2 of 3 


Hi May 1956 


VilSORANTT’M FOR TR!' RECORD 

S^hJi'CT j Meeting At Westin^ouBe Regarding APQ-56 Radar 


1, Tiffio and Place of Meeting } 

The meeting was held on 9 May 1956 in the engineering office 
of Weatim^hi nee Air Am, Friendship Airport. 


2. At tendance j 


Westinghonse 

tt 

» Project Staff 


3. Pi scnsslont 


a. The first iter, o f discuss ion was the instructions for 
delivery of spares. ] was informed of Project con- 


currence with his outline proposing d elivery pro cedure. 
A written concurrence was forwarded tc 


b. Regarding the total quantity of spares. 


feels 


that the present spares list, as ame nded, will be adequate to 


support botli the AQ^’AfONF and 


requirements for a period of 


one year. As a result, it was agreed that two-thirds of the 

spares (groups 1 and 2) should lie charged ann delivered to 

AQ''A'”CNFJ and group 3 should be charged and delivered to 
In addition i t was agr eed that three AQ’^ATfiiE flyawa y kits wo uia 


be made up at 


cut of the group 2 spares, and 


would make up a single FAK out o:’ their group 3 sparest westlng- 
house is to supply, when able, a recommended list for FAK content. 
This will be based on maintenance erperie' ce gained during the 
Watertown training phase. Additional FAKs wl '1 be required by 
JBIK'CL'Rib and the tisaF projects and should be covered in future 
procurement contracts. 


c. The delivery of item #1 aprearn to be on sche vile and the 
equipment sh- ild be installed in the Westinghouse DC-3 before 
1 June. Ail bailment obrtacles preventing transfer of B-17 
antenna etc,, have been removed and the transfer is being made. 
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d. req'UJKted a waiver of the final rx rt.ion of 

the explosion tests. test is designed to provo the 

presence of an explosive mixl'ire in the explosion chaTii)cr. 
While the "proof” explosiori is r!K'«T.nt to be contained in a 
wire cage, recent tests have resulted in overall flame nni- 
pa-'-ation mo equipment destruction, A waiver of this portion 
of the test specification Trill be sent to irestinr?hc'U8e by the 
Contracting Officer, 


e. The future proenrament schecinle was the final item di.T-ir.ged, 
A'tachmonts A and R show the schedule requested by the Project, 
TTnderlinod items are already cox’-ered in existing contract. 
Subscripts a, p, u indicated AO^ATOKE, 


resp> ct,ively,| 
AQ'b^?('■^•E and 


J!!AK 


and ’ 

1 tern s in parenthesis are tc be 
ont of items 0 and H. Quo? 


SAF equipment 
mede up by 
it on marks 


in these columns indicate times for reconsideration of the 
depot sunnlv !■ vc-1. 


was inforraed that Colonel Otary was working on a 

priority request for the Westinghousc TVfX equ’pmrnt installation, 

g, “Che in-flirht processin" (:'quipr/ nt toeing developed for the 
APC;'-,''*6 by Photo-Mechanisms and Eastman ap’'f'ars tc be progressing 
Vr '-y satisfactorily. As a result I 

(ED will visit Lockheed lU Hay to investigate inntaiiatlcn on 
a r* tro-fit basis. 


STAT 


STAT 

STAT 
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STAT 


liiKtvd (111 May I'Afb) 

Distribvition; 

1 - bQ^n-Nt, HARTER 

2 - Chrono 

3 - Reading 


I 

I 


- 2 - 
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